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Message Text 

UNCLASSIFIED 

PAGE 01 MASERU 00242 27I335Z 
ACTION SY-05 

INFO OCT-OI AF-IO ISO-00 OC-06 CCO-00 OCPE-00 SYE-00 
SSO-00 /022 W 

055849 27I337Z/50 

OR2713I5ZJAN78 
FM AMEMBASSY MASERU 
TO SECSTATE WASHDC IMMEDIATE 8132 
INFO AMEMBASSY ACCRA 
AMEMBASSY NAIROBI 
AMEMBASSY PRETORIA 

UNCLAS MASERU 0242 

DEPT EOR OC/PE, A/SY/NSU 

ACCRA FOR COMSPEC 

NAIROBI FOR RCO 

PRETORIA FOR RSO 

E.O. 11652: N/A 

TAGS: ASEC, AEAC, NSU, LT 

SUBJECT: PROJECT MATERIALS 

REE: A. STATE 21 124, B. STATE 3674, C. 77 MASERU 2131, D. MASERU 
0237, 

1 . REF C GAVE INFO NEEDED TO ORDER SCREWS FOR MOUNTING BREAKERS 
IN PANEL REF B INFORMED POST THAT SCREWS WERE ORDERED FROM 
GRAYBAR AND WOULD BE POUCHED AS SOON AS POSSIBLE. 

2. NEW SUBJECT: DUE TO RECONSTRUCTION OF A/C GRILLS IT WILL 
NOW BE AT LEAST AN ADDITIONAL TWO (2) WEEKS BEFORE SEABEES 
CAN ENTER THE NEW AREA TO START WORK. 

UNCLASSIFIED 

UNCLASSIFIED 

PAGE 02 MASERU 00242 271335Z 

3. DUE TO PARA TWO (2) OP REF D, CONTRACTOR HAS BEEN ASKED BY 
COMSPEC TO HOLD UP ON FINISHING ROOF FOR APPROXIMATELY TWO 
WEEKS. THIS WILL ALSO SLOW DOWN INTERIOR PINISH WORK AS ROOP IS 
NOT WATER TIGHT. 

4. WHILE SEABEES IN MASERU ARE HELD UP, WOULD IT BE FEASIBLE FOR 
TWO MEN TO GO TO CAPE TOWN TO COMPLETE THE INSTALLATION OP 
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EMERGENCY POWER. ACCORDING TO RESIDENT SEABEE PRETORIA, WHO 
JUST RETURNED FROM CAPE TOWN, THE WORK COULD BE COMPLETED IN 
FOUR OR FIVE DAYS. 

5. WOULD ALSO LIKE CLARIFICATION AS TO AT WHAT POINT THE CONSEC 
OF PROJECT IS COMPLETE. DOES EXTERIOR WORK, I.E. PAINTING, 

APPLYING HOT ROOF, ETC., HAVE TO BE UNDER SURVEILLANCE? 

NORLAND 


UNCLASSIFIED 


NNN 
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